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ACTIVITY PROGRAM S 


1. PURPOSE: 
To procure an additional Cleaner-Waxer and a set of spare parts for 
the Air Force in connection with the Froject CORONA Joint Procurement 
Program. —_— ST 


2. DESCRIPTION OF WORK OR SERVICES REQUIRED: 


os a each Cleaner-Waxer and a set cf spare parts identical to the 
ix (6) Cleaner-Waxers previously procured from Eastman-Kodak for PIC-DD/I, 


Ate Force and the Navy. The estimated cost of this Cleaner-Waxer and spare 


parts is $13,500. The order will be placed on Contract No. EG~400. 


3- EXPECTED ADDITIONAL OR RELATED WORK OR SERVICES: 


None Cpe. ei _, 7 O09 f oF. ap prov _ 


9+ DELIVERY SCHEDULE OR PERIOD OF PERFORMANCE: 


The Cleaner-Waxer and spare parts are to be delivered three (3) months 
from go-ahead. 
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6. REMARKS: 


Request is based upon memorandum from the Air Force, AFCIN-1B2, dated 
5 August 1960. 


25X1A 


Deputy CHtief, Development Branch 
ppD-Do/P 


aid APPROVED: 25XK1A 


Assistant Chief, DP 


7- CONDITIONS OF APPROVAL: 


25X1A 


DC/DB/DPD-DD/P : JP { fw 


25 October 1960 

Distribution: Cy 1 - Contracts/DPD 
2 ~ ASST CH/DPD 
3 - A/CH/DPD 

. = COMP/DPD 

5 - DC/DB/DPD 

6 - RI/DPD 
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